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Message Text 


UNCLASSIFIED 
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46 

ACTION ARA-10 

INFO OCT-OI ISO-00 EB-07 /018W 

071187 

PR 101045Z AUG 76 
FM AMEMBASSY PARAMARIBO 
TO USDOC WASHDC PRIORITY 
INFO SECSTATE WASHDC 2788 

UNCLAS PARAMARIBO 0707 

EO 11652: NA 
TAGS: BEXP, NS 

SUBJ: PREQUALIFICATION OF TENDERERS FOR KABALEBO HYDRO PROJECT 
REE : PARAMARIBO 0692 

1 . EMBASSY BEEN ABLE TO OBTAIN ONLY ONE COPY OF PREQUALIFICATION 
BROCHURE FOR KABALEBO HYDROELECTRIC SCHEME, AND IN VIEW 

OF SHORTNESS OF TIME BEFORE AUGUST 25 DEADLINE FOR APPLI- 
CATIONS FOR PREQUALIFICATION, FOLLOWING ADDITIONAL DETAILS 
CONCERNING APPLICATION PROCEDURE ARE PROVIDED. 

2. TENDERS WILL ONLY BE ACCEPTED FROM SINGLE CONTRACTING 
ORGANIZATIONS OR FIRMS. TENDERERS MAY ON THEIR OWN ENTER 
INTO JOINT VENTURES OR CONSORTIA. OWNER, HOWEVER, WILL 
NEGOTIATE ONLY WITH SINGLE ACTING ORGANIZATIONS OR FIRMS; 

IF JOINT VENTURES OR CONSORTIA ARE FORMED, THEY MUST ACT 
AS SINGLE ORGANIZATIONS. 

3. SUBCONTRACTORS WILL BE ACCEPTED FOR SPECIALIZED WORK, 

BUT WILL BE SUBJECT TO APPROVAL BY THE OWNER. SUCH SUB- 
CONTRACTORS AND WORK SO SUBCONTRACTED WILL REMAIN SOLE 
RESPONSIBIILITY OF SINGLE CONTRACTING ORGANIZATION OR FIRM. 

4. IT IS ANTICIPATED THAT INVITATION TO TENDER AND TENDER 
DOCUMENTS WILL BE ISSUED TO THE SELECTED APPLICANTS IN 1976 
AND THAT TENDERS WILL BE RETURNED THREE MONTHS LATER. THE 
CONSTRUCTION IS EXPECTED TO COMMENCE EARLY 1977. 
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5. SURINAMESE CONTRACTORS SHOULD BE USED FOR VARIOUS WORKS 
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TO THE EXTENT THEY HAVE CAPACITY AND CAPABILITY. PRODUCTS 
OP LOCAL MANUPACTURERS AND SUPPLIERS SHOULD BE UTILIZED 
PROVIDED THEY MEET WITH REQUIREMENTS ESTABLISHED. 

6. IT IS ANTICIPATED THAT JOINT SITE VISIT WILL BE ARRANGED 
ONE-TWO MONTHS BEPORE TENDER OPENING. SEPARATE INVITATIONS 
TO SITE VISIT WILL BE ISSUED TO ALL PREQUALIPIED FIRMS. 

7. APPLICATIONS FOR PREQUALIFICATION WILL BE ACCEPTED ONLY 
FROM SINGLE CONTRACTORS OR PIRMS ACTING AS SINGLE ORGANIZATIONS 
AND SHOULD BE MAILED IN A SEALED ENVELOPE MARKED "CONPIDENTIAL- 
PREQUALIPICATION FOR KABALEBO HYDROELECTRIC SCHEME " AND PORWARDED 
BY REGISTERED MAIL TO NORCONSULT A.S., CONSULTING ENGINEERS, 
ARCHITECTS AND ECONOMISTS, P.O. BOX 9, 1322 HOVIK, NORWAY. 

COPY OP APPLICATION SHOULD BE SENT TO MINISTRY OP DEVELOPMENT, 

P.O. BOX 856, PARAMARIBO. 

8. POLLOWING INPORMATION MUST BE .SUPPLIED WITH APPLICATION: 

(A) COPY OP THE TENDERER'S COMPANY CERTIPICATE (PIRM 
STATUTES) AND COPY OP THE LAST ANNUAL REPORT; 

(B) THE APPLICANT'S PREVIOUS EXPERIENCE AND ACHIEVE- 
MENTS IN CARRYING OUT SIMILAR PROJECTS DURING THE LAST TEN 
YEARS AND EVIDENCE OP PUNCTUAL COMPLETION AND SATISPACTORY 
EXECUTION. THE COST OP SUCH PROJECTS MUST ALSO BE SUPPLIED 
TOGETHER WITH DETAILS OP PLANT AND NUMBER OP SITE STAFP; 

(C) THE APPLICANT'S PRESENT ORGANIZATION, TO INCLUDE 
PERSONNEL, PLANT AND EQUIPMENT AND THOSE WHO COULD BE 
CALLED UPON POR STARTING THIS PROJECT IN 1977; 

(D) THE APPLICANT'S PINANCIAL STANDING, INCLUDING 
BANKERS' REPERENCES AND THE AMOUNT OP BANKERS' QUARANTY; 

(E) NAMES AND REPERENCES OP SUBCONTRACTORS IF THE 
APPLICANT PROPOSES TO HAVE ANY MAJOR WORK DONE BY SUBCONTRACT. 
ZURHELLEN 
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